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4 JAN196G 


Subject: ECP GR-38, Contract CW-6644 


Dear Chuck, 


This change is technically approved by the SPO. 
We request that you provide | | with formal authority 

to proceed with it, 

Wat has advised us that the kit cost for the 
five pi-oduction System Testers is approxj.mately $442. Note 
that this ECP is for retrofit only since all System Testers 
have been delivered. 


Regards, 


Copy: 
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^ STATINTL 


AKP-I-1;9U0 
23 November 1965 



STATINTL 


TO: 


ENCLSi 

(1) 


(2) 


(3) 


Adapter Change - November 23, 1965 


Dear Phil: 

Submitted for your approval is ECP GR-38, Reference Enclosure (1), 
Sketch No. 1 is included to show the new part which has been 
changed from the sketch previously submitted with N-R G-85. 
Completed N-R G-85 has been submitted to ADP. 

!Che production cost for units S/N U through 8 are as shown on 
ECP GR-38. 

Prototype costs for units S/N 1 through 3 will be $1,156.66. — — 



N/mj 

cc: Bob D. 


ends . 


f) 
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GA -531 

ENGINEERING STUDY □ 

CHANGE PROPOSAL 0 

GR- 38 j 

— 1 

DATE 

11-23-65 

AFFECTS: System Tester | 

NAME OF MAJOR COMPONENT 

System Tester 

PART OR LOWEST SUBASSEMBLY 

Cooling Air Hose Adapter 

PART NO. 

TITLE OF PROPOSAL: System Te 

ster Hose Adapter Change 


NATURE OF PROPOSAL: 


Add adapter to system tester grourai air conditioning hose end that mates to 
the vehicle groiind air connection. 


REASON FOR PROPOSAL: 

To improve the connection accessability of ground air cooling. 

Enables cooling of Radar System without removing vehicle access panels. 

REF! N/R - G-85 dated October li4,1965. 


n 


CP 


ESTIMATED COST AND TIME INVOLVED: 
ADDITIONAL FUNDING REQUIRED; 


ESTIMATED COST FOR KITS OR PARTS: 

ADDITIONAL FUNDING REQUIRED; $3,773,75 (includes $1,562*35 Sng, Cost) 


ITEMS AFFECTED BY PROPOSAL: 


System Testers S/N through 8 


SAFETY 

MISSION 

EFFEC- 

PERFORM- 

OPERATING 

INTER- 

CHANGE- 

WEIGHT OR 
WEIGHT 

TOOLS AND 
SUPPORT 

MAINTE- 

NANCE 

SERVICE 

1 FLIGHT 

MAINIt- 

NANCE 

TIVENESS 

ANCE 

PROCEDURE 

ABILITY 

BALANCE 

EQUIPMENT 

PROCEDURE 

LIFE 

I MANUAL 

MANUAL 

□ 

□ 

W 

ra 

□ 

□ 

□ 


□ 

1 □ 



ESTIMATED MAN HOURS REQUIRED TO ACCOMPLISH CHANGE IN FIELD: 


SOURCE OF PARTS FOR KIT: 


GR 


AVAILABILITY 


.WEEKS AFTER APPROVAL 


STATIN1L 


DISPOSITION OF SPARES AFFECTED; 


No spares on order, C/N to be forwarded to PSO 
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